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Message Text 

UNCLASSIFIED 

PAGE 01 RANGOO 02359 301617Z 
ACTION EA- 12 

INFO OCT-01 ISO-OO EB-08 /021 W 

111487 011435Z/40 

R 300403Z JUN 78 
FM AMEMBASSY RANGOON 
TO AMCONSUL HONG KONG 
AMEMBASSY SINGAPORE 
INFO USDOC WASHDC 
SECSTATE WASHDC 5602 
AMEMBASSY BANGKOK 


UNCLAS RANGOON 2359 


E.O. 11652: N/A 
TAGS: BTIO, BM 

SUBJECT: FOREIGN GOVERNMENT TENDER 


1. 546/01/T-0086 
2. 062978 

3. D. HARR 

4. 546 BURMA 

5. N 

6A. WRITE TO - 
6B. PROCUREMENT MANAGER 
6C. MYANMA OIL CORPORATION 
604 MERCHANT STREET 
P.O. BOX 1049 
RANGOON 

7. 2(T) EL-MOC/GMA-SYM(78-79)CAP 

8.081078 

9.201 


10. 36122XX, 3613 1XX - 0200 SUPPLY OF 33 KV/6.6 KV ELECTRICAL 
SUB-STATION EQUIPMENT TO BE SUPPLIED AS A COMPLETE PACKAGE FOR 
SKID MOUNTED, ELECTRIC POWERED CRUDE OIL TRANSFER PUMPS 
COMPRISING SIX 2,000 KVA 3-PHAWE, 50 HZ, OIL IMMERSED 
UNCLASSIFIED 


UNCLASSIFIED 


PAGE 02 RANGOO 02359 301617Z 


SELF-COOLED TRANSFORMERS, THREE 250 KVA 3-PHASE, 50 HZ, OIL 
IMMERSED SELF-COOLED TRANSFORMERS, THREE 3-PANEL 33KV 
SWITCHGEARS, THREE EXPLOSION PROOF 5-PANEL 6.6 KV SWITCHGEARS, 
ACCESSORIES AND SPARES. 


11. SPECIFICATIONS AIRPOUCHED TO ACTION ADDRESSEES. THIS 
PROCUREMENT WILL BE FINANCED FROM THE MYANMA OIL CORPORATION S 
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CAPITAL BUDGET. 

EMBASSY WILL FORWARD COPIES OF BID INVITATION AND SPECIFICATIONS 
TO INTERESTED U.S. FIRMS ON REQUEST, CITING "T-0086." 

BEAN 


UNCLASSIFIED 


NNN 
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Message Attributes 


Automatic Decaptioning: X 

Capture Date: 01 jan 1994 

Channel Indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: n/a 

Control Number: n/a 

Copy: SINGLE 

Draft Date: 30 jun 1978 

Decaption Date: 01 jan 1960 

Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 jan 1960 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1978RANGOO02359 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Expiration: 

Film Number: D780272-0645 
Format: TEL 
From: RANGOON 
Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1978/newtext/t1978063/aaaaabzp.tel 

Line Count: 67 
Litigation Code IDs: 

Litigation Codes: 

Litigation History: 

Locator: TEXT ON-LINE, ON MICROFILM 
Message ID: 521b3a83-c288-dd11-92da-001cc4696bcc 
Office: ACTION EA 

Original Classification: UNCLASSIFIED 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 2 

Previous Channel Indicators: n/a 
Previous Classification: n/a 
Previous Handling Restrictions: n/a 
Reference: n/a 
Retention: 0 

Review Action: RELEASED, APPROVED 
Review Content Flags: 

Review Date: 29 mar 2005 
Review Event: 

Review Exemptions: n/a 
Review Media Identifier: 

Review Release Date: N/A 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
SAS ID: 2241656 
Secure: OPEN 
Status: NATIVE 

Subject: FOREIGN GOVERNMENT TENDER 

TAGS: BTIO, BM 

To: HONG KONG SINGAPORE 

Type: TE 
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